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NATIONAL TELECOMMUNICATION CORPORATION 
BILL OF QUANTITY 


Re-Alingment of Cabinet No.6 | 200 Prs Primary cable Road Crossing 
Near Ashraf Community Cent?r Nazimabad 
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OFFICE OF THE D.E PHONES PAK 


A wnexure ~ A 


CAPITAL NTC KARACHI 


AS | NATIONAL TELECOMMUNICATION CORPORATION 
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No. DE-PC/BRT/2014-2015 


Dated: -08-2015 E 


INTERN Al. MEMORANDUM | 
CO. 
TE Project Director BRI Orange line KMTD Karachi 
From: DE Phones Pak Capital 
Sub: IMPLEMENTATION OF BUS RAPID TRANSIT YSTEM 2 





ORANGE LINE FROM TMA OFFICE ORANGI TOWN TO BOARD 
OFFICE VIA KDA CHOWRANGI ON 


SHERSHAH SURI ROAD 


KARACHI - DEMARCATI ON OF UTILI TY SERVICES ON 


PLAN/DRAWINGS. 


Find enclosed herewith as per telephonic conversion the Diagram 


along with BOQ regarding above mentioned su 


In this regard the Check may pleas 


Director N TC Karachi. 
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Copy to:- 
¢ Director NTC Karach 
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NATIONAL ENGINEERING SERVICES PAKISTAN (PVT) LIMITED PAS 


13th Floor, NICL Building, Abbasi Shaheed Road, Off Shahrah-e-Faisal, Karachi - 74400, Pakistan. 





Established Since 
1973 


P-33026/50P/RZ/01/907 September 7, 2015 


"P" 
AU 


Project Director ( 
Project Management Unit (PMU) 

Bus Rapid Transit (BRT), Orange Line 

6th floor East Annexe, Civic Center, 

Gulshan-e-Iqbal, Karachi. 


Subject: Provisional Estimate from National Telecommunication Corporation 
amounting to Rs. 180,502 for re-alignment of Cabinet No. 6 200 Prs Primary Cable 


Road Crossing near Ashraf Community Center 


Dear Sir, 


This refers to the break-up of estimate provided by National Telecommunication Corporation 
(NTC) vide their letter no. DE-PC/BRT/2014-2015 dated nil. 


The scope of work: for relocation of existing utilities has been verified on field. The utility 
company has provided a provisional estimate of Rs. 180,502/- (Pak Rupees One Hundred 
and Eighty Thousand, Five Hundred and Two only) for relocation works. The estimate 
provided by NTC amounting to Rs. 180,502/- is attached as Annexure-A. 


The Client may approve the estimate while ensuring that the Engineer should verify all works 
Carried out by the utility agency during execution. 


Thanking you and assuring you of our best professional services at all times. 


Sincerely, 
for National Engineering Services Pakistan (Pvt.) Limited 
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Rehan Zamin 
Principal Engineer 
(Roads, Bridges and Highways) 


Go - Director General, KMTC, TMTD 
- Mr. Ahmad Halim, GM/Head, NESPAK, Karachi 





Phone 
Fax 
E-mail 


: *92-21-99090000 & 99225277 . 84 (08 Lines) 


: -02-21-35651994. 99225366, P.O. Box: 5772 TUV 
: karachi@nespak.com.pk, nespakkh@gmail.com AUSTRIA 


Website : www. nespak.com.pk 


